Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 



Message Text 



UNCLASSIFIED 

PAGE 01 ACCRA 05338 251443Z 
43 

ACTION SCI-06 

INFO OCT-01 AF-10 ISO-OO NSF-04 DRC-01 RSC-01 /023 W 

011877 

R251147Z SEP 74 
FM AMEMBASSY ACCRA 

TO NATIONAL CENTER FOR ATMOSPHERIC RESEARCH 
INFO SECSTATE WASHDC 5060 

UNCLAS ACCRA 5338 

FOR LANTERMAN 

E. O. 11652: N/A 
TAGS: TPHY GH 
SUBJ: PROJECT TWERLE 

1. BILL SOHNE OF DEWEGER, GRUTER AND PARTNERS, INFORMED 
EMBASSY SEPT 23 UCAR BUILDING AT KOTOKA AIRPORT COMPLETED. 
EMBASSY NOTIFYING AIRPORT MANAGER ODIO. ACCEPTANCE LETTER. 
DATED SEPT 23, 1974, PLUS TWO SUBCONTRACTOR RELEASE 

FORMS GIVEN SOHNE WHO WILL FORWARD TO AQO LANG. COPY OF 
CERTIFICATE OF PRACTICAL COMPLETION SENT BY DEWEGER TO 
NCAR, ACCORDING TO SOHNE. 

2. ONE HUNDRED FIFTY HELIUM CYLINDERS IN STORAGE AT UCAR 
HOUSE. SOHNE LEFT KEYS TO UCAR HOUSE WITH EMBASSY OFFICER 
WALKER WHO WILL HOLD FOR ARRIVAL TWERLE TEAM. 

3. MINISTRY OF TRANSPORT AND COMMUNICATIONS AUTHORIZED 
SIGNATURE MEMORANDUM OF UNDERSTANDING FOR TWERLE PROGRAM 
BE MET. SERVICES DIRECTOR ACQUAAH ON BEHALF OF GOG. TWO 
COPIES MOU DELIVERED TO N.A. GBECKOR-KOVE, ACTING DIRECTOR. 
EMBASSY BEEN ASSURED BY MET. SERVICES THAT ACQUAAH 

WILL SIGN DOCUMENT SOON AFTER HIS RETURN FROM VACATION 
ON OCTOBER 7. WILL KEEP NCAR INFORMED. 

HANSON 



UNCLASSIFIED 



NNN 
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Message Attributes 



Automatic Decaptioning: X 
Capture Date: 01 JAN 1994 
Channel Indicators: n/a 
Current Classification: UNCLASSIFIED 

Concepts: CONSTRUCTION, PROJECT TWERLE, BUILDINGS, AIRPORTS 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 25 SEP 1974 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974ACCRA05338 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D740270-0345 
From: ACCRA 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t1 974091 7/aaaaanve. tel 

Line Count: 51 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION SCI 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: martinjw 
Review Comment: n/a 
Review Content Flags: 

Review Date: 25 APR 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <25 APR 2002 by maustmo; APPROVED <03 FEB 2003 by martinjw> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 

Secure: OPEN 

Status: NATIVE 

Subject: PROJECT TWERLE 

TAGS: TPHY, GH 

To: n/a 

Type: TE 
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